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NRO REVIEW COMPLETED copy of 9 

1 5 nor mi 

mmmtimm mm Streeter, (£) Ratl«itl BectotoiecaEce Of flea 

SVB'ISC? j Acquisition sag Conversion of two fWt 

Aircraft to J~7& OoalipntlMi 


1. To proceed further os tbs basis of tbs agreements 

reached fey Or. Charyk sad sat*. EcaviUe to convert two 
additional M aircraft to tbs d-7S «sglat configuration 
and vltk aa aortal refueling capability <A88>» so bars 
authorised tto coat ractor to proceed with this work coder 
current contracts . It appears that botwssa $ and A soot to 
will bo required for tbs conversion and modification work, 
and tbs cootractor salinates tbs first aircraft will not 
to operational tofors tbs sarly part of torch 1993. This 
is tost ca tto delivery of » 5-S to tto i»«t»y to 

$ Movsator 1962. Tto second aircraft would folios a sosth 
Inter, feaasd on delivery of as additional J*S7 t?-2 to tba 
factory fey early Oeeeator 1962. 

2. Tbo total coat given fey tbo cootractor for full 

conversion of two aircraft to tbo larger engin e with aerial 
refueling and beacon las tailed i* I This ascent 25X1 

i&eludes one set ef fabricated sheet octal parts for a® 
additional configuration tod a asall sun of radio navi- 
gational gear 6FAS. It does cot include additional aircraft 
engines or electronic and photographic system* to equip tto 

two additional M’s for overflight eiseiaes, These will to 
furnished from tto present program. A separate study is 
being initiated to evaluate our present assets of engines 
and systems to well as facilities aad people essential for 
operating eight M aircraft, Results of this study will 
fee provided to you upon couplet ion. 

3. for scheduling purposes* it is desired that 
Aircraft #367 to selected free 706 assets ss tto first 
aircraft tor factory ceeveraloe to tto Wi. The second 
aircraft could conceivably free a tlniag standpoint, to the 
FOG u-2 #3S0 which is presently assigned to tto contractor 
for instrument testing in connect loo with tto OXCART Program. 
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4. It la <t«slr*4 that f*ra4* la tb« aammt of . 
tea release* at thla fciae to pnv 14a for the J-75 ooawratoo 
eork. Scfeedulia* detail# of tho atreraft *•**«***•**•*- 
vlll he haadlad hy the two ataff* la ESAF <AFCIG-5> »a4 m/n. 
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Signed Herbert Scovill0»i ^ * 

E2ABEST SCaVIUUfi, «ra. 
aopoty Director 
(Seaearch) 


Signature recoausendct! : 


_ — U(X utfims — 

Colonel DEAF 
jMlstftBt Director , C 6 A 
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